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Message Text 


UNCLASSIFIED 

PAGE 01 STATE 128680 

73 

ORIGIN COME-OO 

INFO OCT-01 AF-05 EUR-06 ISO-OO EB-05 RSC-01 /018R 

DRAFTED BY COM/OED/MEPD/JNRANDOLPH/MJJ 
APPROVED BY EB/OCA/REP:GPWILSON 
COM/OED/MEPD/JMSANDS, DIRECTOR 

054374 

R 171738Z JUN 74 
FM SECSTATE WASHDC 
TO AMEMBASSY KHARTOUM 
AMEMBASSY ROME 

UNCLAS STATE 128680 

E.O. 11652: N/A 
TAGS: BEXP.SU, IT 

SUBJECT: MAJOR PROJECT: GEDAREF-KASSALA ROAD 

REF: A) KHARTOUM 944 (NOTAL) B ) KHARTOUM A-98, 1 1/28/73 
C) STATE A8919, 10/27/73 

1. COPIES REF A MAILED LEADING U.S. CONSTRUCTION FIRMS 
ON MAY 5 BY COMMERCE MAJOR PROJECTS. NELLO L. TF.F.R CO. 

OF DURHAM. N.C. SENT LETTER MAY 14 ITALCONSULT AND 
FOLLOWED UP WITH CABLE FROM TEER'S OFFICE DAR ES SALAAM 
REQUESTING PREQUALIFICATION DOCUMENTS BE SENT TO DURHAM 
AND TENDER DOCUMENTS TO DAR ES SALAAM. ON MAY 22, TEER 
CABLED DOLS 400 TO ITALCONSULT FOR TENDER DOCUMENTS. HAVING 
RECEIVED NO RESPONSE FROM ITALCONSULT, TEER CABLED 

JUNE 13 AND FOLLOWING DAY ITALCONSULT RESPONDED THAT IT 
MAILING TENDER DOCUMENTS TO DAR ES SALAAM. TEER NEVER 
RECEIVED PREQUALIFICATION DOCUMENTS. 

2. TEER DOES NOT WANT TO GO EXPENSE SENDING PERSONNEL 

TO SUDAN PREPARE BID UNTIL KNOWN WHETHER FIRM CAN PREQUAL- 
IFY. DAR ES SALAAM WILL PROBABLY NOT RECEIVE TENDER 
DOCUMENTS FOR 7-10 DAYS MAKING JULY 22 BID DEADLINE DIFFICULT. 

3. FOR KHARTOUM: REQUEST EMBASSY DETERMINE FROM ROADS AND 
UNCLASSIFIED 

UNCLASSIFIED 
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BRIDGES PUBLIC CORPORATION WHETHER, IN VIEW OF FACTORS 
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PARA 1, BID DEADLINE CAN BE EXTENDED AND WHETHER TEER CAN 
SEND ITS STANDARD PREQUALIFICATION MATERIAL DIRECTLY TO 
KHARTOUM. REALIZE PREQUALIFICATION PERIOD ENDED 060374. 

4. FOR ROME: REQUEST EMBASSY ASCERTAIN FROM ITALCONSULT- 
STIPE, VIA GIORGINE 163, ROME, WHY PREQUALIFICATION DOCUMENTS 
NEVER SENT TO TEER. SISCO 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 17 JUN 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974STATE1 28680 

Document Source: CORE 

Document Unique ID: 00 

Drafter: OED/MEPD/JNRANDOLPH/MJJ 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7401 57-071 2 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740638/aaaabgux.tel 

Line Count: 68 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ORIGIN COME 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 

Reference: A) KHARTOUM 944 (NOTAL) B) KHARTOUM, A-98, 11/28/73 

Review Action: RELEASED, APPROVED 

Review Authority: martinjw 

Review Comment: n/a 

Review Content Flags: 

Review Date: 1 5 JUL 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <15 JUL 2002 by phillir0>; APPROVED <10 JAN 2003 by martinjw> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECT: GEDAREF-KASSALA ROAD 
TAGS: BEXP, SU, IT 
To: KHARTOUM ROME 
Type: TE 
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